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REPORT  ON  THE 
ST.  JEAN  and  MAGPIE  RIVERS  LIMITS 


The  Magpie  and  the  St.  Jean  Rivers  Limits  are  situated  38c 
miles  northeast  of  Quebec  and  lie  along  those  rivers  above  named 
which  flow  into  the  Gulf  of  St.  Lawrence. 

The  Magpie  limits  comprice  224  square  miles,  or  139,360  acres, 
and  lie  along  the  river,  which  is  38  miles,  and  the  lake  which  is 
45  miles  long.  The  river,  generally  speaking, \is  rough,  though  in 
places  there  are  splendid  sheets  of  dead  water.  There  are  no 
falls  above  the  seigniory  line  on  the  river  of  any  serious  ac- 
count. I  think  the  river  can  be  made  navigable  for  logs  at  an 
expenditure  of  $8,000.  The  lake,  or  dead  water,  has  no  obstruc- 
tions to  hinder  rafting  or  booming.  Ascending  the  river,  at  the 
head  of  the  fifth  fall,  wThich  drops  ninety  feet,  we  here  find  dead 
water  of  two  or  three  miles  long  and  about  one-quarter  mile  wide. 
At  the  head  of  the  fall  on  the  west  there  is  a  bay  ;  here  the  mill 
can  be  built,  and,  using  this  bay  as  a  foot  for  the  boom,  the  boom 
can  be  placed  diagonally  up  the  river  so  as  to  run  all  logs  into 
this  bay  and  you  have  a  good  booming  site.  From  here  you 
could  run  the  sawn  lumber  and  pulpwood  in  a  slide  to  the  shore, 
where  ships  can  come  into  a  bay  about  half  a  mile  from  shore. 
Again  there  is  a  good  mill  site  at  the  mouth  of  the  river  ;  the 
logs  could  be  held  at  the  head  of  the  different  falls  in  the  dead 
waters  and  sluiced  to  the  mill,  as  there  is  a  good  chance  for  a 
pocket  boom  at  the  mouth  of  the  river. 

LIMITS  ON  MAGPIE  RIVER 

The  limits  along  the  river  are  mountainous,  having  timbered 
gulches  running  in  several  places  to  three  or  four  miles  deep;  also 
several  small  streams  along  which  there  is  plenty  of  big  logs  and 
good  pulpwood.  In  some  places  the  mountains  run  closes  to  the 
river  ;  in  other  places  they  keep  away  and  on  those  intervals, 
which  sometimes  run  a  quarter  to  a  half  mile  and  a  mile,  the  mill 
logs  and  pulpwood  are  plentiful  :  in  fact  for  15  or  16  miles  the 
rivers  limits  are  good  and  well  covered  with  pulpwood.  I  did  not 
explore  the  river  limits  as  I  wished,  as  I  was  pressed  for  time. 
The  west  side  countains  the  best  timber.  I  saw  several  acres  that 
would  average  four  to  five  thousand  feet  of  good  mill  logs  ] fi- 
acre, beside  wood  for  pulp.  The  remainder  of  the  river  limits  for 
10  to  11  miles  along  the  river  will  not  yield  as  much  big  timber 


as  below,  though  pulpwood  would  hold  in  quantity  about  the- 
same.  On  arriving  at  the  lake,  No.  3  limit  at  the  south  end  is  very 
good,  containing  a  quantity  of  mill  logs  and  good  pulpwood.  Li- 
mit No  4  in  places  contains  plainty  of  pulpwood  with  a  few  mill 
logs  ;  Limit  No  5  in  the  vinicity  of  the  river  running  west,  con- 
tains plenty  of  pulpwood,  mostly  fir  or  sapin.  Limit  No.  6  at 
the  south  end  of  the  bay  is  a  fine  contry  yielding  great  quantities 
of  pulpwood  and  sprinkling  of  mill  logs  ;  Limits  Nos.  7  and  8 
have  a  fair  amount  of  pulpwood  on  some  few  gradual  slopes. 
Excepting  where  I  have  referred  to  certain  parts  of  the  limits r 
the  limits,  generally  speaking,  are  mountainous  and  hilly,  some 
hills  or  montains  having  an  abrupt  slope  ;  the  other  three  or 
four  slopes  of  the  same  hills  bear  good  timber  on  the  slopes — some 
hills  bear  timber  on  top.  About  20c/c  of  the  pulpwood  and  mill 
logs  on  the  Magpie  limits  is  fir  or  sapin.  The  Magpie  limits  can 
be  explored  better  in  summer.  You  can  go  to  Magpie  Lake  by 
canoe  by  the  river  ;  also  via  Jupitagan  River  (portage)  in  sum- 
mer or  winter. 

ST,  JOHN  RIVER  LIMITS 

The  St.  John  River  and  its  tributaries  drains  a  well  wood-ed 
country  comprising  563  square  miles,  or  360,320  acres,  which  is 
well  covered  with  spruce  and  fir  or  sapin.  There  are  large  quantities 
of  spruce  and  sapin  lying  chiefly  around  the  lakes  and  rivers  of 
the  Chambers  and  Salmon  rivers,  and  along  the  upper  limits  011 
the  main  river  pulpwood  abounds  in  great  quantities  also.  A 
great  number  of  acres  of  those  limits  will  yield  from  five  to  eight 
thousand  feet  per  acre  of  mill  logs  and  ten  to  twelve  cords  of 
pulpwood.  If  sapin  can  be  cut  without  regard  to  size,  as  I  now 
believe  is  the  case,  and  you  desire  to  cut  small  black  spruce  to  a 
size  such  as  I  see  is  being  exported  from  Quebec  Province,  then 
you  may  count  2  cords  of  puldwood  more  per  acre  on  each  place  I 
report.  This  country  has  its  advantages  for  logging  ;  frosts  set 
in  generally  early  in  November  and  all  small  streams  and  lakes 
freeze  solid,  so  that  teams  can  go  anywhere  ,  this  continues  so  till 
the  middle  of  April.  You  cannot  conceive  of  a  territory  being  bet- 
ter drained,  having  better  waterways  for  taking  out  timber. 
There  are  many  fine  streams  and  small  lakes  not  surveyed  ;  som 
I  have  roughly  put  on  the  plan  ;  all  these  are  outlests  to  the  main 
river  and  facilitate  the  conveying  of  timber  ;  ninety  per  cent  of 
the  timber  can  be  taken  out  under  a  two  mile  haul.  Fifty  per 
cent  of  the  timber  can  be  hauled  to  some  navigable  point  on  a 
bob-sleigh  to  the  final  landing,  handled  once  only  by  the  tramster. 
Another  thing  to  note  is  that  when  you  mett  big  timber  you  find 
it  yields  a  large  quantity  per  acre  and  in  other  places  where  a 
mixture  of  large  timber  occurs,  the  smaller  is  nearly  all  suitable 
for  pulpwood.  As  a  usual  thing  there  is  not  much  snowfall 
before  January  ;,  the  weather  and  ground  due  to  the  cold  and  mo- 


derate  snowfall,  make  conditions  ideal  for  logging,  especially  on 
a  short  haul.  During  January  snow  falls  frequently  about  4  to  8 
inches  at  a  fall.  During  my  seven  years  on  the  coast  I  rarely  saw 
one  foot  per  snowfall.  I  tink  3^2  feet  would  be  the  mean  depth 
of  snowfall.  On  all  the  hunters'  portages  and  written  roads  the 
trees  are  blazed  at  about  7  to  8  feet  from  the  ground.  Summer 
blazing  at  the  line  of  vision  is  about  five  feet,  so  you  observe  the 
beaten  winter  track  is  about  3  feet  of  snow  ;  aside  from  the  track 
about  3^2  feet.  In  winter  of  1904,  noted  as  a  winter  for  much 
snow,  I  did  not  find  over  four  feet  of  snow,  mean  level.  Some 
contractors  find  most  years  that  from  the  middle  of  March  till 
April  15th  to  20th  they  do  the  best  work,  long  day,  good  day- 
light, and  fine  weater.  From  the  first  week  of  November,  1911, 
till  April,  1 91 2,  we  only  had  a  few  drops  of  rain  once  in  January; 
winter  of  1904  was  the  same.  Any  other  year  when  it  did  rain 
it  only  did  good  The  snowfall  is  less  on  the  North  Shore  than 
on  the  South,  is  less  at  the  St.  John  River  than  at  Clark  City,  is 
less  as  we  go  east,  say  as  far  as  the  Straits  of  Belle  Isle. 

The  main  St.  John  River  is  navigable  thirty  miles  of  its  course 
for  canoes  or  logs  without  expense  for  clearing.  At  this  point 
you  meet  a  rapid  falling  about  10  to  12  feet  in  one- quarter  of  a 
mile  ;  this  can  be  made  navigable  for  logs  at  a  cost  of  about  $500, 
so  that  the  logs  will  run  at  lowest  water  in  driest  season  ;  from 
here  can  run  25  miles  of  splendid  river  on  the  northwest  branch. 
Two  men  in  a  canoe  can  ascend  the  river  fifty-five  miles  in  three 
days  and  return  in  one.  I  estimate  that  25  cents  per  thousand 
feet  will  roll  the  logs  into  the  river  and  drive  them  to  the  mill 
site  at  the  mouth  of  the  river  from  the  rapid  30  miles  up  :  from 
30  to  55  miles,  35  cents  per  1,000  feet  ;  from  55  miles  to  end  of 
limits,  sixty  cents  per  thousand  feet.  For  fifty-five  miles  this  river 
is  navigable  for  logs  at  lowest  water,  in  the  driest  season.  Spend 
for  blasting,  $1,006;  then  along  these  55  miles  it  is  simply  a 
question  of  rolling  in  the  logs.  During  half  of  freshet  and  full 
flood  everything  runs  clear.  There  is  only  one  short  shear 
boom  needed  at  Wood  Island.  There  are  no  bad  flats  and 
run  around  bays  or  jams  ;  a  better  river  or  logs  to  run  is  hard 
to  find.  I  think  75  cents  per  thousand  feet  should  pay  the  ex- 
pense of  clearing  the  river  and  drive  all  the  logs  on  the  Northeast 
Branch. 

Salmon  River,  for  12  miles  of  its  course,  is  rough,  though  in 
places  there  are  strips  of  dead  water.  Indians  sometimes  des- 
cend by  this  river  to  the  main  river  and  from  there  to  the  sea. 
In  the  course  of  eight  to  ten  miles  of  its  junction  we  meet  five 
falls  (13  steps)  at  this  point  (8  miles)  ;  those  five  falls  are  called 
Treize  chutes  (Thirteen  Falls)  which  lie  in  close  succession,  the 
highest  step  being  from  12  to  14  feet.  This  river  drains  a  large 
country  and  there  are  several  streams  and  lakes  which  have  not 
been  surveyed.  One  dollar  a  thousand  feet  should  pay  the 
expense  of  driving  all  the  logs  and  clearing  the  river. 
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Chambers  River  enters  the  main  river  over  a  fall  dropping 
one  hundred  feet  in  a  distance  of  twelve  hundred  to  fifteen  hun- 
dred feet  to  the  junction  of  the  main  river.  This  fall  can  be 
overcome  at  comparatively  small  expense  by  putting  in  a  water 
sluice  for  sluicing  the  logs,  or  blasting  out  a  natural  sluice. 

The  Northwest  Branch  of  Chambers  River,  from  the  big  fall 
to  the  easy  ten  foot  fall,  is  dead  slow  current  ;  above  this  fall  4^ 
miles  to  the  5  miles  of  easy  current  ;  only  one  portage  in  6  to  7 
miles  for  canoes.  The  Northeast  Branch  is  navigable  for  canoes 
for  3  to  4  miles.  Those  three  streams  continue  on  draining  a 
number  of  lakes  into  which  small  streams  flow  from  -other  small 
lakes,  around  most  all  of  which  there  is  plenty  of  pulpwood  and 
mill  logs. 

The  cost  to  clear  Chambers  river  and  its  tributaries  and  drive 
logs  should  not  be  more  than  75  cents  per  thousand  feet  on  the 
average  for  the  remote  and  nearby  timber.  There  are  at  least 
50,000,000  feet  of  timber  that  will  not  cost  more  than  35  cents 
per  1,000  feet  to  drive  to  the  mill  site.  The  logs  sluiced  at 
Chambers  falls  (after  falls  are  blasted)  will  run  to  the  mill  whit- 
Gut  touching  them. 

The  tide  runs  in  St.  John  River  from  the  Gulf  about  six 
miles.  Yon  can  ascend  this  river  to  the  rapid  in  May,  June  and 
sometimes  up  to  the  middle  of  July,  then  again  during  October 
and  sometimes  at  the  end  of  September  with  a  launch  drawing 
30  to  40  inches.  At  Lock  Rapid,  with  a  lock  to  raise  the  water 
10  to  15  feet,  a  launch  would  go  on  at  least  to  a  point  fifty  miles, 
and  I  think  55  miles.  From  the  50  miles  depot,  transfer  provi- 
sions to  Willies  Lake  by  Richardson  winter  portage  for  Salmon 
River  country  and  from  Willies  Lake  the  portage  is  not  a  diffi- 
cult one  to  other  lakes.  These  launches  would  serve  depots  with 
supplies  for  all  the  territory  apart  from  Chambers  River.  If  the 
lock  is  not  preferred,  I  advise  blasting  a  road  along  the  cliff  on 
the  east  side,  (not  much  over  a  quarter  mile  long  transfer  ) 
hoist  15  feet,  then  run  to  desired  point  above  rapid  head  in  ano- 
ther launch.  The  lock  would  be  the  best  and  cheapest  in  the  end, 
as  a  launch  would  make  the  return  trip  in  two  days.  I  think  a 
launch  to  carry  four  to  five  tons  could  operate.  The  provisions 
for  Chambe/s  River  territory  could  be  supplied  by  winter  road  : 
the  present  trail  is  not  a  difficult  one.  For  the  lower  end  of  the 
limits,  if  preferred,  could  transport  provisions  by  launch  12  miles 
and  from  there  to  camp  by  team.  In  winter  a  road  is  possible  from 
St.  John  to  Chambers  River  by  Belo  portage  right  up  intoJSal- 
mon  River  country  over  trail  we  passed  in  winter  of  1904.  A 
team  of  horses  snould  haul  3,000  lbs,  and  make  the  trip  in  five 
days. 
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DESCRIPTIONS  OF  LIMITS  AND  WHERE  THE  TIMBER 
IS  TO  BE  FOUND. 

st.  Jean  river 

We  meet  Limits  Nos.  i  and  2  just  above  the  Seigniory  line. 
These  are  very  valuable  owing  to  their  proximity  to  provisions, 
labour  and  the  mill  site.  Limit  No.  2  to  Ambroise  portage,  about 
4^  miles,  is  splendidly  wooded,  a  solid  block  of  about  six  square 
miles,  about  4,000  acres  .  there  is  good  percentage  of  big  sawlogs 
and  fine  pulpwood.  Many  acres  will  produce  from  ten  to 
twenty  cords  of  pulpwood,  all  wood  of  fine  average  size.  All  land 
slopes  to  river.  From  this  (Ambroise)  portage  on  and  for  j}4 
miles  to  the  Burnt  Mountain  the  mountains  run  close  to  the  river. 
From  this  point  for  two  miles  the  mountains  back  off  and  there 
are  two  good  blocks  of  about  2,000  acres.  From  the  Seigniory  to 
Burnt  Mountain  I  estimate  6,000  acres  contain  at  least  30,000,000 
feet  iall  within  two  miles  haul,  easy  slope  to  the  river. 

Limit  No  1  commences  at  Seigniory  line,  I  estimate  8,000 
acres  of  well  wooded  territory  that  will  produce  at  least  40,000,- 
000  feet,  all  on  flats  and  easy  slopes  to  the  river.  There  is  a  good 
percentage  of  sawlogs  and  fine  pulpwood.  There  is  a  good  block 
below  the  hills  south  of  Eli  Leblanc  Brook,  about  1,000  acres  : 
this  will  produce  about  three  to  four  million  feet. 

On  Limits  Nos.  3  and  4  there  are  many  streams,  some  naviga- 
ble for  logs,  others  small,  but  the  most  natural  road  to  take  out 
logs.  Those  limits  are  well  wooded.  The  average  yield  ,will  be 
high.  All  points  of  land  produce  big  timber.  The  flats  are  den- 
sely covered  with  pulpwood.  very  few  sand  hills  and  very  little 
small  puldwood.  I  estimate  4,000  feet  per  acre  for  the  entire  limits. 

Limits  Nos  5  and  6  ;  as  we  ascend  river,  observe  about  two 
miles  the  mountains  gradually  close  is  on  river  and  some  are  high. 
Brooks,  run  in  behind  the  hills  and  timber  will,  in  many  cases, 
come  out  to  river  from  slopes  hidden  to  view  from  main  river. 
(See  plan).  The  average  yield  will  not  be  quite  so  good  as  Nos 
3  and  4,  but  average  sized  timber  will  be  as  good. 

Limits  Nos.  7  and  8  ;  as  we  ascend  river,  observe  hills  close 
in  on  river.  The  river  is  norrow,  the  course  is  more  regular, 
the  big  timber  is  more  scarse  ;  the  average  sized  pulpwood, 
though  up  to  the  standard,  is  smaller  size  ;  sapin  much  less,  more 
black  spruce,  many  hills  and  swains  and  gulches,  covered  with 
fine  average  black  spruce.  The  tops  of  hills  shows  bare  in  some 
places.  You  can  count  4,000  feet  per  acre  on  two-thirds  of  this 
area  safely. 

The  Northeast  Branch  is  not  navigable  for  canoes.  The  moun- 
tains close  in  on  river  and  are  high  and  some  are  steed.  I  found 
timber  of  good  siz.e  right  to  the  top  and  back  of  a  big  ridge.  The 
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river  will  need  considerable  work  to  make  eas)^  driving-.  Along: 
south  side  of  Limit  No  i  there  is  some  big  timber,  very  tall,  good 
yield  of  sawlogs  ;  all  south  slope  of  these  hills  will  go  out  by 
Crooked  Brook  to  main  river.  Those  limits  will  cost  a  little  more 
than  any  of  the  other  limits  to  take  out  timber.  I  estimate  one- 
third  of  area  not  profitable  to  log  and  4,000  feet  per  acre  average 
on  remainder. 

Salmon  River  Limit  No  1  from  ten  miles  up  the  river  is  splen- 
did country  and  will  yield  1500  to  2000  feet  of  good  mill  logs 
and  4  cords  of  pulpwood  per  acre.  I  saw  several  acres  around 
different  lakes  and  streams  on  those  limits  that  would  cut  from 
5,000  to  10,000  feet  of  big  mill  logs  per  acre.  These  limits  can 
be  legged  cheaply,  as  great  quantities  of  the  best  and  tickest 
wooded  land  lie  close  to  the  lakes,  and  rivers.  Limit  No  2,  where 
I  explored  on  the  upper  end  and  middle  of  it.  I  found  equal  to 
No  1.  I  explored  Limit  No.  3  principally  around  Baptiste  Lake 
and  found  it  the  same  as  No  1.  I  explored  Chambers  and  Sal 
mon  River  Limit  of  77  square  miles.  I  went  into  that  limit  in  a 
southerly  direction  to  the  centre  of  it  and  came  out  of  it  again 
at  right  angle  going  west.  I  found  it  equal  to  No  1.  The 
St.  John  Limit  marked  A  : — I  explored  a  little  of  it  and  found  it 
good,  about  the  same  as  No.  1  on  Salmon  River  ;  St.  John  Limit 
marked  B  :  I  think  it  the  same  country.  We  only  cruised  a  little 
in  the  lower  end  of  it.  I  wish  to  make  note  that  here  is  no 
burnt  country  in  No.  3  of  the  Salmon  River,  A.  of  St.  John  River, 
B.  of  St.  Jonh  River,  nor  the  Chambers  and  Salmon  River  Limit 
of  77  square  miles. 

The  Chambers  River  : — I  cruised  the  east  branch,  the  middle 
branch  and  the  greater  part  of  the  west  branch.  I  found  it  a 
good  country.  The  upper  end  of  the  middle  branch  has  not 
much  big  timber,  but  plenty  of  pulpwood. 

The  west  and  east  branches  in  most  places  are  good,  especially 
towards  the  lower  end  of  them,  wich  is  thickly  covered  with  big 
spruce.  After  making  a  reduction  of  one- third  for  rivers  and 
lakes  and  poor  barren  country  the  remainder  of  the  Chambers 
limit  will  yield  2500  to  3,000  feet  of  mill  logs  and  four  cords  of 
pulpwood  per  acre.  There  is  a  block  of  timber  at  the  junction, 
of  the  branches  that  will  yield  5,000  to  15,000  feet  per  acre. 

Taking  those  limits  thoughout  on  the  Magpie  and  St.  John 
Rivers  many  contracts  for  logs  sould  be  made  at  from  $3.50  to 
$4.50  per  thousand  feet,  and  I  thing  $4.00  per  1,000  feet  will 
be  the  outside  average  price  for  the  logging  of  the  best  chances 
and  those  more  remote. 
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GENERAL  REMARKS. 


The  mill  site  is  a  mile  from  the  mouth  of  the  St.  John  River. 
The  rivers  offers  a  good  natural  booming  chance  ;  also  craft 
drawing  8  to  ro  feet  of  water  can  load  at  a  wharf  which  can  be 
built  not  more  than  thirty  or  forty  feet  from  the  bank  of  the  river. 
Ships  can  be  loaded  half  a  mile  off  the  month  of  the  river  by 
taking  out  the  lumber  and  pulpwTood  in  scows  drawn  by  a  tugboat. 

Mingan  Harbour,  12  or  13  miles  east  of  here,  is  a  good  deep- 
water  harbour  at  all  times  and  ships  could  better  load  there,  as 
scows  carrying  500,000  feet  of  lumber  could  be  taken  there  very 
readily  with  the  falling  tide  of  the  Gulf,  which  runs  out  at  about 
4  or  5  miles  an  hour.  At  any  turn  of  the  tide,  excepting  in  very 
rough  weather,  a  tug  boat  could  be  able  to  tow  a  scow  to  Min- 
gan in  three  or  four  hours,  at  falling  tide,  pershaps  in  two  hours 
Some  propose  a  railroad  from  St.  John  to  Mingan.  The  grading 
is  easy,  no  rocks,  mostly  all  level  plains. 

Navigation  in  the  Gulf  of  St- Lawrence  opens  the  1st  of  April, 
and  closes  the  1st  of  December,  during  which  time  we  have  a  mail 
every  week.  Telegraph  communication  at  all  time  with  St.  John. 
In  winter  we  get  ten  mails  by  dog  teams  and  it  takes  a  letter  a 
month  to  come  from  Quebec  to  here,  though  we  have  fortnightly 
arrivals.  Mails  and  freight  steamers  make  the  run  to  St.  John, 
after  delivering  their  freight  at  intermediate  places,  in  two 
to  three  days.  Provisions  can  be  bought  in  Quebec  and 
freighted  to  St  John  River  for  about  $2.50  per  ton.  Schooners 
come  right  into  the  river  to  the  wharf  at  store  room, 

Every  winter  increases  the   pressure  on  the  Federal  Govern 
ment  to  have  a  regular  winter  service  between  Quebec  and 
North  Shore  of  St.  Lawrence  River  instead  of  odd  trips  per 
steamers  Montcalm  as  at  present. 

Winter  exploration  of  St.  John  Limits  is  very  satisfactory  - 
every  lake  and  stream  is  a  throughfare  and  cross  country  tra- 
veilling  is  easy. 

I  think  a  wharf  can  be  built  at  the  mouth  of  the  river  at 
which  ships  could  load  and  I  think  the  Government  would  built  it. 

Within  35  milles  east  and  west  of  St.  John  River  there  are 
600  workingmen,  most  of  whom  would  come  to  St- John  as  it 
is  a  central  point. 

At  St. John  there  are  about  75  men.  Long  Point  50,  Esquimaux 
300,  Magpie  75,  Thunder  River  100. 

The  steam-scow  Port  Colborne  is  at  present  conveying  pulp 
from  Clark  City  to  New- York  points  ;  she  carries  2500  tons  of 
pulpwood  ;  thus  loaded  she  draws  13  feet  8  inches. 

I  estimate  that  there  are  750,000,000  feet  B  M.  of  logs  and 
three  to  four  million  cords  of  pulpwood  on  these  limits.     I  live 


at  St.  John  Village  and  have  every  opportunity  of  knowing  what 
is  on  these  limits.  I  have  every  confidence  in  my  report  and 
have  no  doubt  that  any  parties  who  cruised  those  limits  to  the 
extent  that  I  have,  will  corroborate  my  report. 

I  estimate  that  the  total  area  burnt  over  on  these  limits  it 
about  30  square  miles  ;  practically  on  St.  John  River  Limits 
Nos.  1,2,3  and  4  and  Salmon  River  Limits  Nos  1  and  2. 

(Signed)      W.  S.  RICHARDSON. 
September,  7th,  191 2. 


Quebec,  October  31,  1912. 


Referring  to  the  report  of  W.  S.  Richardson  on  the  St,  Jean  and  Magpie 
River  limits.  I  have  read  it  over  carefully  and  beg  to  state  that,  as  I  have 
been  over  these  limits  more  thpn  once  and  know  what  is  on  them  well,  the 
report  is  correct  and  true  and  confirm  his  estimate  of  750  million  feet  B,  M, 
of  timber  and  three  to  four  million  cords  of  pulpwood. 

(Signed)       JOSEPH  BUREAU. 

P.S. — I  consider  that  the  Magpie  River  is  Navigable  for  logs  at  all  times 
in  spite  of  the  five  falls  mentioned  in  the  report,  as  it  is  a  big  river. 


(Signed)       JOSEPH  BUREAU. 


